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AN ORDINANCE approving the awarding 
of Reference #1625 by the City of 
Fort Wayne, Indiana, by and through 
its Department of Purchasing and 
HAMILTON HUNTER BUILDERS, INC. for 
the Parks and Recreation Department. 
NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA; 
SECTION 1. That Reference #1625 between the City of 
Fort Wayne, by and through its Department of Purchasing 
and HAMILTON HUNTER BUILDERS, INC. for the Parks & 
Recreation Department, respectfully for: 
the renovations to McMillen Ice Rink 
and Foster Pavilion #1 plus 
Contingency Allowance for the Parks 
and Recreation Department; 
involving a total cost of One Hundred Ninety-Six Thousand 
One Hundred Fifty-Four and no/100 Dollars ($196,154.00), 
all as more particularly set forth in said Reference 
#1625, which is on file in the Office of the Department of 
Purchasing, and is by reference incorporated herein, made 
a part hereof, and is hereby in all things ratified, 
confirmed and approved. 
SECTION 2. That this Ordinance shall be in full 


force and effect from and after its passage and any and 


all necessary approval by the Mayor. 





APPROVED AS TO FORM 
AND LEGALITY 


Tm, MS 


J. Timothy McCaulay, City Attorney 


| 
BILL NO. S-92-12- (| 
SPECIAL ORDINANCE NO. S-L% / 








REF NO.: 1625 


DEPT.: F W Parks & Recreation Department 
DATE: 12/08/92 
ITEM/SERV.: Renovations to McMillen Ice Rink & Foster Pavilion #1 


PURCHASING INFORMATION 


ADVERTISED BID: Yes 

DATES ADVERTISED: 11/16/92 & 11/23/92 
OPENING DATE: 12/03/92 
WRITTEN QUOTE: No 

DUE DATE: 

VERBAL QUOTE: No 

SINGLE SOURCE: No 

NO. OF VENDORS NOTIFIED: 8 
NO. OF VENDORS RECEIVING BID: 26 
NO. OF VENDORS RETURNING BID: 3 
NO. OF VENDORS DISQUALIFIED: 0 
NO. OF VENDORS NOT RESPONDING: 0 


DATE SENT TO DEPT. FOR RECOMM.: 
DATE RECOMM. REC’D IN PURCH.: 12/04/92 


COUNCIL INFORMATION 


DATE INFOR SENT TO LAW DEPT.: 12/04/92 
INTRODUCTION DATE: : 12/08/92 
DISCUSSION DATE: 12/15/92 
PASSAGE DATE: 12/22/92 


ORDINANCE NO.: 


AMOUNT APPROVED AND/OR SPENT LAST YEAR: 
(IF APPLICABLE) 


I.T.Q.# 


1625 


Renovations of Various Park Facilities 
Parks & Recreation 


2PKD0827 
DESCRIPTION 


MCMILLEN #1 
BASE BID 
ALT #1 

ALT #E-1 
ALT #E-2 
UNIT 1 


MCMILLEN RINK 


BASE BID 
ALT #2 
ALT #3 
UNIT 1 


FOSTER #1 
BASE BID 
UNIT 2 


CONTINGENCY 


BASE BID 
BASE BID 
CONTINGENCY 


TOTAL: 


$ 68,345.00 
23,000.00 
1,660.00 
577.00 

2.20 


$109,062.00 
32,800.00 
9,800.00 
2.20 


$ 72,092.00 
1,250.00 


$ 15,000.00 


$109,062.00 
72,092.00 
15,000.00 


$196,154.00 


HAMILTON HUNTER 


SQ FT 


SQ FT 


HAROLD MCCOMB 


$133,000.00 
44,000.00 
9,650.00 
975.00 
10.00 


$133,000.00 
44,700.00 
10,450.00 
10.00 


$ 90,000.00 
2,200.00 


$ 15,000.00 


$133,000.00 
90,000.00 
15,000.00 


$238,000.00 


SQ FT 


SQ FT 


KINDER CONSTR 


$ 88,016.00 
41,249.00 
1,900.00 
472.00 

3.71 


$122,400.00 
89,250.00 
19,740.00 
5.83 


$ 74,855.00 
NO BID 


$ 15,000.00 


$122,400.00 
74,855.00 
15,000.00 


$212,255.00 


SQ FT 


LF 


BID FORM 


FORT WAYNE PARKS AND RECREATION 
RENOVATIONS TO VARIOUS PARKS FACILITIES 


Bids will be received at: City of Fort Wayne 
Department of Purchases 
City-County Building. 
One Main Street 
Fort Wayne, IN 46802 


Each bidder shall state in his bid the number of calendar days 
required for the completion of construction. 


Bidder, Firm Name and Address: HAMILTON HUNTER BUILDERS, INC. 
915 S. Lafayette St. 
Fort Wayne, IN 46802 














rk ili 1 Bi : 
Base Bid: $ 68,345.00 
Alternate 1 (add wood shakes) ADD .$ 23,000.00 
Alternate E-l (add per door) ADD $ 1,660.00 
Alternate E-2 (cooktops add) ADD -$ 577.00 
Unit Price 1 (roof sheathing) $ ~ -2.20 
n r ink. Bi : 
Base Bid: S|. 109,062.00 


Alternate 2 (paint interior add)ADs 32,800.00 
Alternate 3 (ridge cap add) app $ 9,800.00 


Unit Price 1 (reef sheathing) z 2.20 
a 





MORRISON KATTMAN MENZE, INC. 





Base Bid: $ 72,092.00 
ee A laa 
Unit Price 2 (repair column) $ 1,250.00 
TT 


Contingency Allowance: $ 15,000.00 


from the "scope of work", 


Latest anticipated start date: January 15, 1992 


Number of Calendar 
Days for Completion: $180.00 


Bidders Authorized Signature: 
Title: 


Addenda Received: 





MORRISON KATTMAN MENZE, INC. 








PLANET INSURANCE COMPANY 
HEAD OFFICE, SUN PRAIRIE, WISCONSIN 


BID BOND BOND NO. 


APPROVED BY THE AMERICAN INSTITUTE OF ARCHITECTS 
A.A. DOCUMENT NO. A-310 (FEB. 1970 ED.) 


KNOW ALL MEN BY THESE PRESENTS, that we HAMILTON HUNTER BUILDERS, INC. 


as Principal, hereinafter called the Principal, and the PLANET INSURANCE COMPANY of Sun Prairie, 
Wisconsin, a corporation duly organized under the laws of the State of Wisconsin as Surety, hereinafter 
called the Surety, are held and firmly bound unto 


City of Fort Wayne, Indiana 


as Obligee, hereinafter called the Obligee, in the sum of 


Five Per Cent (5%) Of Maximum Bid ------- Dollars ($ ------------------------ ) 
for the payment of which sum well and truly to be made, the said Principal and the said Surety, bind 


ourselves, our heirs, executors, administrators, successors and assigns, jointly and severally, firmly by 
these presents. 


WHEREAS, the Principal has submitted a bid for 


Project #1625 
Renovation of McMillen Park Ice Rink, 
Pavillion and other Facilities 


NOW THEREFORE, if the Obligee shall accept the bid of the Principal and the Principal shall enter into a 
Contract with the Obligee in accordance with the terms of such bid, and give such bond or bonds as may 
be specified in the bidding or Contract Documents with good and sufficient surety for the faithful 
performance of such Contract and for the prompt payment of labor and material furnished in the 
prosecution thereof, or in the event of the failure of the Principal to enter such Contract and give such 
bond or bonds, if the Principal shall pay to the Obligee the difference not to exceed the penalty hereof 
between the amount specified in said bid and such larger amount for which the Obligee may in good 
faith contract with another party to perform the Work covered by said bid, then this obligation shall be null 
and void, otherwise to remain in full force and effect. 


Signed and sealed this 3rd day of December A.D.1992 


HAMILTON, HUNTER BUILDERS, 


(Title) 





YASTE, ZENT & RYE AGENCY, INC. PLANET INSURANCE COMPANY 


Ce Qam MKda 


BDP-2305 Ed. 1/82 


PLANET INSURANCE COMPANY 


; HEAD OFFICE, SUN PRAIRIE, WISCONSIN 


POWER OF ATTORNEY 


KNOW ALL MEN BY THESE PRESENTS. That the PLANET INSURANCE COMPANY, a corporation duly organized under the laws of the State 
of Wisconsin, does hereby make, constitute and appoint Carol J. Austin, Mary A. Mackay, Donald T. Belbutowski, 


John J. Pikel, Donald H. Stoneburner and Gerald H. Dahle, individually, of Fort Wayne, 
Indiana 


its true and lawful Attorney-in-Fact, to make, execute, seal and deliver for and on its behalf. and as its actanddeed any and all bonds 
and undertakings of Suretyship, — 





and to bind the PLANET INSURANCE COMPANY thereby as fuliy and to the same extent as if such bonds and undertakings and other writings 
obligatory in the nature thereof were signed by an Executive Officer of the PLANET INSURANCE COMPANY and seaied and attested by one other of 
such officers, and hereby ratifies and confirms all that its said Attorney(s)-in-Fact may do in pursuance hereof. 


This Power of Attorney is granted under and by authority of Article VII of the By-Laws of PLANET INSURANCE COMPANY which became 
effective September 21, 1981, which provisions are now in full force and effect, reading as follows: 


ARTICLE VII — =XECLITTION OF BONDS AND UNDERTAKINGS 


1. The Soard of Directors, the President, the Chairman of the Board, any Senior Vice President, any Vice President or Assistant Vice President 
or other officer designated by the Board of Directors shall have power and authority to (a) appoint Attorneys-in-Fact and to authorize them to execute 
on behaif of the Company, bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in the nature thereof, and 
(b) to remove any such Attomey-in-Fact at any time and revoke the power and authority given to him. 


2 Attomeys-in-Fact shall have power and authority, subject to the terms and limitations of the power of attorney issued to them, to execute and 
deliver on behalf of the Company, bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in the nature thereof. 
The corporate seal is not necessary for the validity of any bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory 
in the nature thereof. . 


3. Attorneys-in-Fact shali have power and authority to execute affidavits required to be attached to bonds, recognizances, contracts of indemnity 
or other conditiona! or obligatory undertakings and they shali aiso have power and authority to certify the financial statement of the Company and to 
copies of the By-Laws of the Company or any article or section thereof. 


This power of attorney is signed and sealed by facsimile under and by authority of the following Resolution adopted by the Board of Directors of 
PLANET INSURANCE COMPANY at a meeting held on the 29th day of March, 1982, at which a quorum was present, and said Resolution has not been 


amended or repeaied: 


“Resolved, that the signatures of such directors and officers and the seal of the Company may be affixed to any such power of attorney 
or any certificate relating thereto by facsimile, and any such power of attorney or certificate bearing such facsimile signatures or facsimile 
seal shall be valid and binding upon the Company and any such power so executed and certified by facsimile signatures and facsimile sea! 
shall be valid and binding upon the Company in the future with respect to any bond or undertaking to which it is attached.” 


IN WITNESS WHEREOF, the PLANET INSURANCE COMPANY has caused these presents to be signed by its Vice President, and its corporate seal to 
be hereto affixed, this 17th day of June 1991 





STATE OF Pennsylvania 
COUNTY OF Philadelphia 
On this 17th day of June .1991 personally appeared Raymond MacNeil 


to me known to be the Vice-President of the PLANET INSURANCE COMPANY, and acknowledged that he executed and attested the foregoing 
instrument and affixed the seal of said corporation thereto, and that Article Vii, Section 1, 2, and 3 of the By-Laws of said Company. and the Resolution, 
set forth therein, are still in full force. 





My Commission Expires: 





February 1 .19 93 Notary Public in and for the State of Pennsy a 
Residing at Philadelphia 
, Anita Zippert „ANIER Secretary of the PLANET INSURANCE COMPANY, do hereby certity that the 
above and foregoing ıs a true and correct copy of a Pew i A ney executed by said PLANET INSURANCE COMPANY, which is still in full force 


aA 





wc 


Prescribed by. the State Board of Accants . Form Xo. 95 (Revised 1987) 


CONTRACTORS BID FOR PUBLIC WORKS 
. . `-  ° PART I . . 


, ' . 
e 


. oa 
: 


(To becompleted for all bids) 
(Please: type or print) ` 

. l ` Date: 

1. Goverrmental Unit: FE Lay NE [Oils 









2. Canty: 
3. Bider (Firm): ° 
Address: , 
City/State: 


é. Telephone Number: 
5. Agent or Bidder (if epplicable): 


`. : Pursuant to notices given, the undersigned offers to furnish labor axor material necessary to complete 

the public works project of K LACILITY £OEKEVATTOLL (Goverrmental Unit) in 

accordance with plans and specifications of said unit for the sum of 720/ JONORED ORIY tts | AO. AND, Op 
UN AES 


s2 GO . The undersigned further agrees to furnish a bond or certified check with this bid 

for an amont specified imthe notice of the letting. If alternative bids apply, submit a proposal for each in NINE 

accordance with the notice. Ply s ConTud Gr ENCS. 13,060. E? = 264, 499,00 ok 
FiE/CER 


_ If additional units of material included in the contract are needed, the cost of units must be the Say eA, 
as that shown in the original contract. If the bid is to be awarded on a unit basis, the Itemization of units ie 
shall be shown on a separate attachment. The Contractor and his subcontractors, if any, shall not discrininate 
against or intimidate any employee, or applicant for employment to be employed in the performarce of this contract, 
with respect to any matter directly or indirectly related to employment because of race, religion, color, sex, 
national origin or ancestry. Breach of this covenant may be regarded as 2 material breach of the contract. 


CERTIFICATION OF USE OF UNITED STATES STEEL PROOUCTS 
(If applicable) 


I, the undersigned bidder or agent as a contractor on a public works project, understand my statutory 
obligation to use steel products made in the United States. 1.C. 5-16-8-2, 1 hereby certify that I and all 
subcontractors employed by me for this project will use U.S. steel prodicts on this project if awarded. 1 
understand that violations hereunder may result in forfeiture of contractual peyments. 


NON*COLLUSION AFFIDAVIT 


The undersigned bidder or agent, being duly sworn on oath, says that he hes not, por has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by his entered into 
_ any combination, collusion or agreement with any person relative to the price to be bid by anyone at such letting, 

nor to prevent any person from bidding nor to imaxe anyone to refrain from bidding, ard that this bid is mace 
without reference to any other bid ard without any agreement, understanding or combination with amy other person 


in reference to such bidding. 


He further says that no person or persons, firm, or corporation has, have or will receive directly or 
indirectly, any rebate, fee, sift, commission.or thing of value on account of such sale. i 


OATH AXD AFFIRMATION 


. l affirm urcer the penalties of perjury that the foregoing facts anc information are true and correct 
to the best of my knowledge and belief., _ ` 
WAVE Iki, mhis _ 2 Žž LEC 


Dated at LEE Ce, < 













d 
A 
ELES 


(title of person signing) 











STATE OF LHMAOIAIVA ) 
, $s 
COUNTY OF ALLEN 
; / : . 
EN Vi AL, ME ing, es and says that he is 
ZA of the above TL WTOC DALE D ard that the 






Statements contained in the foregoing bid, certification and affidavit are true and correct. 


LIE. LFP , 1998: 


Subscribed and sworn to before me this 3 gay of 








` Ry commission expires: , 
. ACCEPTANCE 


oo The above bid {fs accepted this dry of “| 1990, 
subject to the following conditions: eee 


: ps eee 
r . — - — . cary 
_—_ ees 


ACEUST ZE LTOS County of Residence: ALLEL 
. . r . t r 








PART II 


.. Complete sections 1, 11, III and IY for all state and local . 
pblic works projects as required by statutes.) ` 


FET WANG IES 7 KELTIN 
IZEN TEPC, PST 






Goverrmental Unit: 
Bidder Firm: 
` Dates 





These statements ‘to be ‘subaitted under oath by each bidder with ard as a pert of his bid. Attach 
additional pages for each section as needed, 


SECTION 1 EXPERIENCE QUESTIORXAIRE 


. 1. ‘what prodlic works projects has your organization completed? 








Kame ard address of Owner 


2. What public works projects has your organization now in process of construction? 





d | H | : 
| Contract Amount | Class of Work | bhen Completed Mame ard address of Owner 


| 
| | 
| ee een | ten 

















| amaaan] |e ee i 
a ! | | 
Ln] ee 


3. Mave you ever failed to complete any work awarded to you? 





4. List references from private firms for which you have * Performed work. 


BUSWIVEZE ES BUY E 












- CRI . . 
Rev, iih, i ` . i 
10M 7-74 CURRENT CONTRACTUAL OBLIGATIONS 
Entries on thls sheet are to cover all construction work under contract or verbal performance agreement or di 
award to the contractor signing, whether as principal or ss sub-contractor and with j i Pitas 
States Government (See Qualidcation Regulations). . rac mia any owner including the United 


WORK NOW UNDER CONTRACT 


Value of i 
Contract Type of Work Estimated 
Number Contract Entered Into With ur Yet to be Performed Completior 


S DeKalb County School $6,000.00] Asphalt paving’ 1993 - 











Total under Contract and Unearned 

ae SUBLET TO APPROVED QUALIFIED SUB-CONTRACTORS 

SE . - - (Commission Contracts Only) 

Ba Contract Sub-Contract Value of Type of Work - Estimatec 
A Number no-vontractor ` Unesrned Yet to be Performed | Completio 
bs Soak) - 

zA - 








ij, Total Sublet and Unearned 
TEs LOW BIDS SUBMITTED, OPENED AND NOT APPROVED 

` Estimate 
.. | Contract : ; Amount of Type of Worx ; 
t Number | Bids Received by i and Other Comments Completic 





LAS We 


nin 
peio F if 
a o'a 
Eemer eee 


7s etn O 


RERIT, 
D ja 


ae 
one) 


BANG 
3! 


rA, 
apt 


os 


15 








| Total of Bids Pending Award a (This Item Does Not Effect Bidding Capac 





I hereby certify that, to the best of my knowledge and belief, the above tabulations are true and complete and that my; 
financial statement on fle with the Commissioz continues to represent fairly and substantially my/our financial posi 


" as of this date. s 


SECTION lI PUM AND EQUI PENT GEST IORKAIRE 


ea 


1. Explain your plan or layout for perforuing proposed work. 


2. If you intend to siblet any portion of the work, state the name and address of each subcontractor 
equipment to be used by the subcontractor, acd whether you expect to require a bord. ' 


` 3. Aat equipment do you intend to use ‘for the proposed project? 

é. Kave you made contracts or received offers for all materials within peices used in preparing your 

proposal?, . 

SECTION uy COKTRACTOR'S FINANCIAL STATEKEXT 

Attachment of bidder's financial statement is merdatory. Any bid subaitted without ‘said financial 
statement as required by statute shall thereby be rendered invalid. The financial statement provided hereunder 
to the governing body awarding the contract must be specific enough in detail to that said -governing body can 
make a proper determination of the bidder's capability for coepleting the project if awarded. 

SECTION IV OATH AND AFFIRMATION 


I hereby affirm under the , penalties of perjury that the facts and Infermtion contained in the foregoing 
bid for patic. works are true and correct to the best of my knowledge and belief. 


Dated at FT KAJNE, AN this 3O day of LEC. A 122 Z , 1900. 


y “ot oy k 
Lin CULL 


(title 3 person signing) 











oo ACKNOWL EDGEXENT 
STATE OF _LAUIANA ) 
. COUNTY OF ALLEN _ ALLEL ) 5s 
AMM TOW Lii ITE _, SL. being duly sworn, deposes and Says that he is 
A DA of the above on PLONTEAL FM CE and that the 





questions in the foregoing questionnaires and all statements therein contained are true and correct. 


answers to the 
Subscribed and sworn to before me this Z day of DEC. 1GGP2- | 1988. 






j j So 


/ Wetary Public 


SOY AI Hon ree. 


printed name of notary podlic 





IG 2b, IG IS 
Arcl EN 


My comission expires: 


County of residence: 


EMERGING BUSINESS ENTERPRISE (E.B.E.) DECLARATION FORM 


BIDDER MUST CHECK EITHER "A", "B" OR "C" BELOW, TO DECLARE 
HIS/HER STATUS AS AN E.B.E. OR NON-E.B.E. CONTRACTOR: 


A. XX - The undersigned firm declares that it is not an 
E.B.E. contractor. 


B. The undersigned firm declares that it is an E.B.E. 
contractor. 

Please specify percentage of ‘the economically. 
disadvantaged individual's ownership: $e 


C. The undersigned declares that it and the firm 
, a certified E.B.E., 
have entered a joint venture to perform this 
contract, and therefore will be considered to be an 
E.B.E. contractor for this project.'! 







Contractor: Contractor: 








By: By: HAMILTON HUNTER BUILDERS, ¥NC. 





Its: Its: President 





NOTE: A successful, non~E.B.E. bidder will be required to sign 
an "E.B.E. Rider" attached to the final contract. In the — 
Rider, the successful bidder must agree that he/she will make a 
good faith effort to subcontract 10% of the overall contract 
amount to E.B.E.- certified subcontractors. A percentage less 
than 10% may be stipulated by the Owner in the Instructions to 
Bidders, but it is the Owner's goal to strive for 10%, pursuant 
to Executive Order 90-01 of the City of Fort Wayne. 

The contract will be awarded to the lowest bidder who is 
responsive and responsible. E.B.E. commitment is not a part of 
the contract award. The successful bidder will be required to 
sign the E.B.E. Rider or the contract will not be signed by the 


Owner. 


6 ee we wmm os arse ors ons saoo semsa oh ote 


BTREET BARRICADE MAINTENANCE INFORMATION 


Listed below are the names and telephone numbers of the persons 


responsible for the maintenance of'the barricades necessary for the ` 


duration of this contract: oy? 


NAME . LEPHOHE NUMBER 








Gary Hofmann 638-4849 
Fritz Hofmann 








638-4889 











' HAMILTON HUNTER BUILDERS, INC, 
l . CONTRACTOR 


RESOLUTION/CONTRACT NUMBER 1625 


DAVID BP. GREIDER = CERTIFIED PUBLIC ACCOUNTANT 


HAMILTON HUNTER BUILDERS, INC. 
FORT WAYNE, INDIANA 


Financial Statements 
As At 
January 31, 1992 


DAVID D. GREIDER - CERTIFIED PUBLIC ACCOUNTANT 


Financial Statements: 


Accountants' Review Report 


Comparative Balance Sheet 
January 31, 1992 and 1991 


Comparative Statement of Net 
Earnings for the years ended 
January 31, 1992 and 1991 


Comparative Statement of 
Retained Earnings for the year 
ended January 31, 1992 


Statement of Cash Flows for the 
year ended January 31, 1992 


Notes to Financial Statements 


INDEX 


Exhibit Page 
1 

"a" 2 
"p" 3 
"c" 4 
"p" 5 
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David P. Greider 


—Ketitled Public Accountant  — O 
4905 Bluffton Road 


Fort Wayne, Indiana 46809 
Telephone (219) 747-3858 
Telefax (219) 747-1457 


March 31, 1992 


Board of Directors 
Hamilton Hunter Builders, Inc. 
Fort Wayne, Indiana 


ACCOUNTANTS' REVIEW REPORT 
Se RPURT 


We have reviewed the accompanying balance sheet of Hamilton Hunter 
Builders, Inc., as of January 31, 1992, and the related statements of 
income, retained earnings and cash flow for the year then ended in 
accordance with standards established by the American Institute of 
Certified Public Accountants. All information included in these 
financial statements is the representation of the management of Hamilton 
Hunter Builders, Inc. 


A review consists principally of inquiries of company personnel and 
analytical procedures applied to financial data. It is substantially 
less in scope than an examination in accordance with generally accepted 
auditing standards, the objective of which is the expression of an 
opinion regarding the financial Statements taken as a whole. Accordingly, 
we do not express such an opinion. 


Based on our review, we are not aware of any material modifications 


that should be made to the accompanying financial statements in order for 
them to be in conformity with generally accepted accounting principles. 


Re AP Grae ha 





DAVID D. GREIDER - CERTIFIED PUBLIC ACCOUNTANT 


. Exhibit "A" 


HAMILTON HUNTER BUILDERS, INC. — FORT WAYNE, INDIANA 


Comparative Balance Sheet 


January 31, 1992 and 1991 
(See Accountants' Review Report) 


Increase 
ASSETS 1+31-92 1-31-91 ( Decrease) 


Current Assets: 








Cash and equivalents $ 193,012.33 $ 107,680.35 S 85,331.98 
Accounts receivable 68,815.49 17,184.33 51,631.16 
$ 261,827.82 S 124,864.68 $ 136,963.14 
Inventory: 
Construction in process $ 413,904.33 $ 580,686.31 $ 166,781.98 
Less: Billings on contracts 350,152.00 451,060.16 ( 100,908.16) 
Cost in excess of billings $ 63,752.33 S 129,626.15 ($_ 65,873.82) 
Tax refunds receivable $ - $ 2,273.73 ($ 2,273.73) 
Total Current Assets $ 325,580.15 $ 256,764.56 $ 68,815.59 
Fixed Assets: 
Transportation equipment $ 31,864.44 $ 31,864.44 $ - 
Office equipment 11,685.70 10,043.15 1,642.55 
Land 61,933.50 52,000.00 9,933.50 
$ 105,483.64 $ 93,907.59 $ 11,576.05 
Less: Accumulated depreciation 31,994.30 29,484.68 2,509.62 
Total Fixed Assets S 73,489.34 S 64,422.91 $ 9,066.43 
Other Assets: 
Accounts receivable, officers $ 29,299.17 S$ 7,759.10 $ 21,540.07 
Total Assets $ 428,368.66 S$ 328,946.57 $ 99,422.09 
LIABILITIES AND STOCKHOLDERS' EQUITY 
Current Liabilities: 
Accounts payable $ 69,735.07 $ 90,532.85 ($ 20,797.78) 
Notes payable - Lincoln National Bank 150,015.93 40,000.00 110,015.93 
Provision for income taxes 6,106.08 - 6,106.08 
Total Current Liabilities $ 225,857.08 $ 130,532.85 $ 95,324.23 
Deferred Income Taxes $ 2,105.43 $ 7,673.31 (S$ 5,567.88) 
Stockholders' Equity: 
Common capital stock $ 67,555.18 $ 67,555.18 $ - 
Retained earnings 132,850.97 123,185.23 9,665.74 
Total Stockholders' Equity $ 200,406.15 $ 190,740.41 $ 9,665.74 


Total Liabilities and Stockholders' Equity $ 428,368.66 S$ 328,946.57 S$ 99,422.09 


-2- 


DAVID D. GREIDER « CERTIFIED PUBLIC ACCOUNTANT 


Sales 


Less: Cost of Sales 


Gross Profit 


Operating Expenses: 


Advertising 
Officer salaries 
Radio rental 
Auto expense 
Expendable tools 
Donations 
Dues and subscriptions 
Utilities 
Insurance 
Legal and accounting 
Bid bond expense 
Office salaries, temporaries 
Office supplies 
Office rent 
Repairs 
Taxes 
Telephone 
Travel and entertainment 
Depreciation 
Consulting 
Plan deposits 
Total Operating Expenses 


Profit (Loss) From Operations 


Other Income (Deductions): 
Purchase discounts 
Interest income 
Gain on sale of assets 
Plan deposits 
Interest expense 

Total Other Income, net 





Earnings Before Income Taxes 
Less: Income tax expense 


Net Earnings 


1-31-1992 


$ 2,476,919.06 


2,346,804. 26 


$ 130,114.80 


$ 2,048.39 
11,501.93 
831.03 
9,614.64 
360.97 
295.00 
2,100.96 
2,399.24 
11,502.00 
1,213.00 
441.59 
49,832.52 
1,839.30 
5,798.00 
1,219.68 
511.54 
2,517.43 
676.27 
2,509.62 
19,601.54 
487.50 


$ 127,302.15 


$ 2,812.65 


S. 3,399.20 
6,415.64 


34.82) ( 
$ 9,780.02 


$ 12,592.67 


2,926.93 


S 9665.74 


1-31-1991 


$ 1,211,207.40 


1,082,891.92 


$ 128,315.48 


$ 3,186.77 
14,773.82 
701.25 
8,501.91 
445.09 
405.50 
1,881.32 
2,481.55 
11,105.00 
982.00 
120.53 
44,204.68 
2,136.48 
1,784.00 
3,064.02 
291.74 
3,029.10 
600.00 
2,209.34 
14,327.46 


$ 116,231.56 


$ 12,083.92 


$ 5,722.17 
4,572.18 
1,000.00 

225.00 


3,496.36) 
$ 8,022.99 


$ 20,106.91 
4,411.87 


$ 15,695.04 


Exhibit "B" 


HAMILTON HUNTER BUILDERS, INC. - FORT WAYNE, INDIANA 


Comparative Statement of Net Earnings for 
the years ended January 31, 1992 and 1991 


(See Accountants' Review Report) 


1992 


100.00% 
94.75 


5.25% 

















Percent 
of Sales 
1991 
100.00% 
89.41 
10.59% 


- 26% 
1.22 














DAVID D. GREIDER - CERTIFIED PUBLIC ACCOUNTANT 


HAMILTON HUNTER BUILDERS, INC. - FORT WAYNE, INDIANA 


Comparative Statement of Retained Earnings 


for the year ended January 31, 1992 
(See Accountants! Review Report) 


1992 
Balance, February 1 $ 123,185.23 
Add: Net Earnings - Exhibit "B" 9,665.74 
Less: Dividends = 
Balance at January 31 $_132,850.97 


Exhibit "Cc" 


1991 
$ 126,695.19 


15,695.04 


19,205.00 


$_123,185.23 


DAVID BP. GREIDER « CERTIFIED PUBLIC ACCOUNTANT 





HAMILTON HUNTER BUILDERS, INC. - FORT WAYNE, INDIANA 


Statement of Cash Flows for the 


year ended January 31, 1992 and 1991 


(See Accountants' Review Report) 


Cash Provided by (Used for) Operations: 


Net Income 
Adjustments to reconcile net income to net cash: 


Depreciation 

Accounts receivable 

Costs in excess of billing 
Accounts receivable, officers 
Tax refunds receivable 
Accounts payable 

Deferred income tax 

Federal and state taxes payable 


Cash Provided by (Used for) Investments: 


Dividends paid 
Purchase of fixed assets 
Capital stock issued 


Cash Provided by (Used for) Financing: 


Principal payments on notes payable 
Proceeds from notes payable 


Net Increase (Decrease) in Cash 


Cash at beginning of year 
Cash at end of year 


_ 1992 


S$ _9,665.74 $ 


$ 2,509.62 $ 

( 51,631.16) 
65,873.82 ( 

( 21,540.07) 
2,273.73 

( 20,797.78) ( 

( 5,567.88) 
6,106.08 

($_ 22,773.64)($ 


$ - (S$ 
(  11,576.05)( 


(S_11,576.05) (5 


$ - ($ 
110,015.93 ( 

$ 110,015.93 ($ 

$ 85,331.98 ($ 


107,680.35 


Exhibit "D" 


1991 


15,695.04 


2,209.34 
30,000.00 
89,408.29) 
16,130.62 

1,303.72 

777.26) 

3,108.15 


37,433.72) 


19,205.00) 
37,024.67) 
41,880.00 


14,349.67) 


355.40) 
10,000.00) 


10,355.40) 


46,443.75) 


154,124.10 


$ 193,012.33 $ 107,680.35 


HAMILTON HUNTER BUILDERS, INC. - FORT WAYNE, INDIANA 
I PIR WAYNE, INDIANA 


Notes to Financial Statements 
January 31, 1992 
(See Accountants’ Review Report ) 


Summary of Significant Accounting Policies: 


a) Assets and liabilities, income and expenses, are recorded 
using the accrual method of accounting. 


b) Sales and incme on long-term construction contracts are 
accounted for on the completed contract basis for income 
tax purposes. For financial reporting, sales and income on 
long-term construction contracts are accounted for on the 
percentage-of-completion method. 





Construction in process inventory represents costs associated 
with present contracts. The campleted construction estimated 
billings on these projects is $ 482,874.00. 


Accounts receivable consist of $ 62,349.66 in trade receivable 
and $ 6,465.83 receivable from a sister corporation, Hamilton 
Hunter, Inc., for office overhead and services rendered. 


Accounts payable of $ 69,735.07 are current and owing to sub- 
contractors and vendors relating to construction in process. 


Deferred income taxes represents the difference in taxes 
calculated and actually paid due to the completed-contract 
basis of revenue recognition for income tax purposes, and 
percentage-of-—completion basis of revenue recognition for 
financial statement purposes. 


DAVID D. GREIDER - CERTIFIED DUBLIC ACCOUNTANT 


Four hundred shares of camon, capital stock were issued on 
January 20, 1984, to Hamilton Hunter, Jr., and Joy Hunter, as 
joint tenants with right of survivorship. 110 additional shares 
were purchased and issued on July 1, 1990 to the same shareholders. 


Construction in process inventory, percentage-of-coampletion, and 
Billings on Contracts are as follows: 


In- Process $% Complete Billings 
Sunshine $ 225,392.81 95.78 % $ 236,895.36 


Koehlinger 88,191.26 87.65 & 103,738.73 
Panoramic 83,475.05 64.00 $ 55,591.00 
Odd Jobs 1,597.38 - - 


$ 398,656.50 $ 396,225.09 


-~6- 


THE CITY OF FORT WAYNE 






FORT WAYNE - A WORLD ~ CLASS COMMUNITY 
A 





Paul Helmke 
Mayor 


Addendum Number 2 l 1 December 1992 


CITY OF FORT WAYNE, INDIANA 
FOR THE RENOVATIONS OF VARIOUS PARK FACILITIES 
FORT WAYNE PARKS & RECREATION DEPARTMENT 


REFERENCE NO. 1625 


To Prospective Bidders: 


Information disclosed and/or questions raised since issuing 
bid documents require that changes in or interpretations of 
these documents be made as described in this Addendum Nubmer 
2. 


Please sign and return one (1) copy of this form to the City of 
Fort Wayne Purchasing Department with the submission of bid 
packages. - 


A aN 
bolle Us 


HAMILTON HUNTER BUILDERS, INC. / 
received by: 


December 3, 1992 
date l 








An Equal Opportunity Employer 
One Main Street, Fort Wayne, Indiana 46802 


A LDE rr 


Read the first time in full and on motion a ae 
seconded seat and duly adopted, read the ségond time by 


title and referred to the Committee on (an 







City Plan Commission for recommendation) and Public Hearing to be held after 
due legal notice, at the Common Counci nference Room 128, unty 
Building, Fort Wayne, Indiana, , the , day 
of , 19 , at. o'clock M., E.S.T. 







SANDRA E. "E 
Read the third time in full and on motion by ... } 





seconded by = , and duly adopted, placed ov” its passage. 
PASSED TOR by the following vote: 
AYES NAYS ABSTAINED ABSENT 

TOTAL VOTES 7 [ / 
BRADBURY a 

Ce 
EDMONDS 
GiaQUINTA O Z 

coo 

HENRY 
LONG AT 
LUNSEY L 
RAVINE m — 
SCHMIDT — — 
TALARICO e 





DATED: LA- RA- lad É 


SANDRA E. KENNEDY, CITY CLE 
Passed and adopted by the Common Council of the City of Fort Wayne, 
Indiana, as (ANNEXATION) ~—~~~--— {APPROPREATION})—-—_—___{GENERAL ) 
(SPECIAL) (ZONING) ORDINANCE RESOLUTION NO. NU -Eo 


on the aa me aay of Secere hee! , 19 Fo) 


ATTEST: (SEAL) 
SANDRA E. KENNEDY, CITY CLER PRESIDING OFFICER 
Presented by me to the Mayor of the City of Fort Wayne, Indiana, on 


the RE AL day of kee Laez’ , 19 Sof 


ey y) 
at the hour of P o'clock . M., E.S.T. 


klad É 


SANDRA E. KENNEDY 
















CITY CLE 
Nman 


19 4% , at the hour of looo o'clock A M E.S.T. 


NUL 


PAUL HELMKE, MAYOR 


Approved and signed by me this 2A day of 


DIGEST SHEET 


TITLE OF ORDINANCE: Special 

DEPARTMENT REQUESTING ORDINANCE: Purchasing 

SYSNOPSIS OF ORDINANCE: An ordinance approving the award of 
Renovations to McMillen Ice Rink and Foster Pavilion #1 plus 
Contingency Allowance for F W Parks & Recreation Department. The 


cost reflects the most responsive bidder and should be awarded to 
Hamilton Hunter Builders in the amount of $196,154.00. This will 
be assigned a purchase order upon Councilmanic Approval. 


IF NOT LOWEST, WHO WAS AND WHY WERE THEY NOT AWARDED: 


EFFECT OF PASSAGE: Renovations to McMillen Ice Rink will provide 
necassary safety, comfort level, and energy efficiency due to the 
old outdated system which is non-functional at present, and the 
leaking roof that cause the ice to melt in certain areas will be 
repaired, also renovations to Foster #1 will provide necessary 
safety and appearance. 


IF REPLACEMENT, WHAT NECESSITATES: 


EFFECT OF NON-PASSAGE: The safety hazards at the McMillen Ice 
Rink caused by roof leaks and lack of dehumidification will 
continue, decreased usage due to lack of heat & uncomfortable 
conditions and the interior of the skating facility will continue 
to be damaged by the leaking roof, also the colums & stucco will 
continue to decay cause possible safety & structural problems, 
concrete floor will continue to be a hazard which will cause a lack 


of rental revenue. 
PRIOR APPROVAL REQUESTED: No 
A 42 E / 


MONIES INVOLVED: Hamilton Hunter Builders 
$196,154.00 

PRICE AGREEMENT: No 

PURCHASE ORDER: Yes 

ACCOUNT INFORMATION: 121-121-R320-4444 


F W Parks & Recreation 


PRIOR APPROVAL: DATE: 
(IF APPLICABLE) 


BILLENO 2792-12-01 


REPORT OF THE COMMITTEE ON 
FINANCE 


MARK E. GiaQUINTA, CHAIR 
DONALD J. SCHMIDT, VICE CHAIR 


EDMONDS, RAVINE 


WE, YOUR COMMITTEE ON FINANCE TO WHOM WAS 


REFERRED AN (ORDINANCE) (RESCDUBEON) approving the awarding 
of Reference #1625 by the City of Fort Wayne, Indiana, by and _ 
through its Department of Purchasing and HAMILTON HUNTER on 
BUILDERS, INC. for the Parks and Recreation Department = 


HAVE HAD SAID (ORDINANCE) (RESODIXREON) UNDER CONSIDERATION 
AND BEG LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID 


(ORDINANCE) Es oo 8 cog a e SS coe OR ee 


DO PASS / 





BDO NOT PASS `  EBSTAIN NO REC 





wpa? 
DATED: /2A-2>-7 


Sandra E. Kennedy 
City Clerk 


